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(Ireland.) 



An account 



or THE 

Manner in which so much of tho Sum of jf.. 500, 000. granted by the Irish Puiliamcnt to 
the Directors of INLAND NAVIGATION in Ireland, as has been Issued, 

HAS BEES APPLIED, 

Since the 25^^ March J809, and ending the January 18JQ : 

ALSO, 

An Account of the State of the WORKS that have been actually completed, under the Powers 
vested in the Directors General by Act of 40 Geo. III.: 

TOGETHER WITH 

The Names of the D IR KCT O RS GENERAL of Inland Navigation in Ireland, originally 
appointed; and of all subsequent Directors General ; with the Dates of tiioir several 
Appointments. 




Ordered, The House of Commous, to be printed, 7 April 1S1'.2. 



SUMS ISSUED F R O M T II E T R E A S U R Y O F IRELAND, 
Pursuant to the Act of the 40"’ of the King; since the 25"’ March 180<>. 





ISSUES FROM THE TREASURY: 


C d. 


To the DimcTOlis ot IshiuD S.vic.ATios, between 25i‘ March 1809, j 
and 5"* January 1810 . . - • j 


10,300 5 


D“ - 


- in the year ending S'** January 1811 


' 


20, CIS 11 1{ 


D« - 


- in the vear endina S'** January 1812 


- 


10,309 5 C| 








£. 41,237 2 3 




To Navigation Companies;— 
Directors of Inland Navigation 


-bv Certificates from the 
to The Lord Lieutenant. 






Royal Canal Company: 






1810. 
17 July. 


Certificate for Net £.3,000. 


Gross - £.3,092 15 8 






Barrow Navig-ation Company: 




1809. 

30 Jlarch. 


Certificate for Net£. 3,157 S llj - 


Gross - £.3,254 19 11 




20 March. 


D» for Net 2,232 7 . li - 


Gross - 2,301 7 Hj 






Net - £.5,389 14 1 








Grand Canal Company: 






1810. 
22 Oct. 


Certificate for Net £.8,882 • 9 - 


Gross - £.9,157 3 9 




4 Dec. 


D* - for Net 3,000 0 0 - 


Gross. 3,092 15 8 


20,899 2 111 




Net - 11,882 9 H 






Gross Sum issued from The Treasury - 


£.62,136 5 2| 


C>39-) 


V, I.'!'") 




(conti«aerf.) 
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(iRELAN'D.) ISSUES EBOH THE TREASURY OV ACCOUNT 



HOW TOE SUM OF - - -X.41,237. 2. 3. 

Issued to the I'ireclors of Island Navigation in IitlanrI, 

(together with the Dalauce which remained in the Bank of Ireland on the 2d'*> ^larch ISO3) 



Amcnint issued from the Treasury to the Directors-Gciieral of Inland Navi- ? 
gation .....f 

Balance in the Bank of Ireland to the Board's Credit on the 25““ March IS09 

Error in Board s Draft on Bank in payment of Officers Salaries, and which 1 

occasioned an Overdiargt in last Account of - - - . . j 

Sum paid into the Court of Eschequrr on account of a disputed Contract, } 
mid wind), on the settlement thcieof, had been repaid into the Bank to ) 
the Board s Credit - 

To be accounted £ar - - 



Establishment of The Boa 



Officers under the Board - 
Engineers Salaries - 



X-<>,S26 18 4 
3,272 6 t)i 
3,298 5 — 1 



Contingencies of the Board, indudiug Rent and Taxes of the House, with I 
Incidents in hlanagemeut - - - . - - . 

Incidents to Engineers for ihdr Travelling and’other Expenses upon Service 7 
under the Board’s Orders - - - - - , . ,.i 



Kewry Navigation. 

Expended on the M'orks and defrayed out of the Grant,') 

exclusive of what was defrayed out of the Tolls of the > A 433 19 2; 
Navigation - - - - - - . . .{ 

Salaries of Officers 0'’(i 1 ^ 



Tyrone and Magiiekt Canals. 

Expended on the Works ,^.4,140 14 C 

Salaries of Officers - - - - . - . . 2o8l0 — 

LiMEiuctc Navigation. 

Expended on the Works - - . - - - - -y.12,810 C 7 

Salaries of Officers 652 13 0 



Shannon Navigation. 

Expended on the Works - « - - . - . ^^-4,3Gl 4 1- 

Salarics of Officers 228 6 9 

Expense of Surveys - - - - ... . 262 8 9 

Balance of the Money is?iie<l from the Treasury, remainiag in the Bank to 7 
the Board's Credit on o'** .faiiuary 1812 - . - - - * 'i 

Stoppage in the Treasury for Poundage and Pells upon 4J ,237. 2. 3. 
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OF INLAND NAVIGATIONS. 


vT 


SUMS ISSUED 
Since ?uth Mjrcli ICO!), 

\ To Kavi^atlan Corapnnies, on Agreement* made with the 

Dirt'Uors of Iiilaud Navigation in Ireland. 


SUM 

Reniaiiuiig to be Issued itpoii 
Agreement entered inlo by llic 
Dirocloriof IiilBiiii Navigamn. 


Royal Canal Company, 

In full of their Contraft . - - , - 3,000 


c. i. 


Barrow Navigation, 

On Accouut of their Contract - - -,(^.5,589 14 1 


6,875 


GttANU Canal Company, 

III full of thcirContraccformakingthe Shannon ) o 5 

Navigation 


! 

Navigatinn-Olfice Dublin,) 

26 Marcii 1812. j Account 


ilj. D. Manning. 
ant to the Directors General- 


Navigation-Ofllce Dublin, 26 March 1812. 



An ACCOUNT of the STATE of the WORKS thnt have been actually completed under the 
Powers vested in The Directors General hy tlie Act of 40 Gcw. 111. 



THE Canal from Lough Neagh to the Sea, below Newry, is in operation and in good navigable 
order. 

'J’lie Canal from the Collieries at Coal Island to tlie Blarkwatcr, and the Cut from the Blackwater 
to Lough Neagli. are in operation and in good navigable oi der. 

The Royal Canal from Dublin to CoolnaJia}- is 111 operation and in good navigable order. The 
Company are bound by their Contrafl to uphold ami aiaintain the same. 

The Navigation iiom liie deep Water of Lough Derii aoove Killalue to the City of Limerick, is 
nearly linished, ami expected to completed in the course of the present year. 

The Navigation of the Shannon from Lough llee to I^anigii Derg has been completed by The Grand 
Canal Company underContract with 1 he Directors General; is in operation and iu good navigable 
order. The Grand Canal Ccmipany are bound to uphold the Navigation in perfect repair. 

The Barrow Navigation is iu an improved state, but not finished according to the Contract of the 
Company with this Board. The state of the Company’s afliairs has been fully reported to His 
Grace the Lord Lieutciiaiit. 

The Quay Walls of the River Liffey, executed by the Corporation for preserving and improving 
the Port of Dublin, so far as under Contract with this Board pursuant to the Act of the 43d of liU 
Majesty, are in a perfect state. 



Navigation-Office Dublin, 26^’’ March 1812. 

■NAMES of The DIRECTORS GENERAL, of Inland Navigation in Ireland originally 
appointed, and of all subscc[uent Directors General, with the Dates of their several 
Appointments. 

Directors General originally appointed; 

night Ilon*^' Sackvillc Ilanultou - - - - - 

Hou’’'* George Cavendish - ------- 

■Hon'>*' Hans Blackwood 

Francis Trench, Esijiure - -- -- -- - 

William Penefather, Esquire 

Subsequent Directors General : 

.Tohn Straton, Esquire - (in the room of the IIou“' George Cavend . ^ 

Robert Ruttledge, Esquire- (in the room ofJohn Straton, Esquire) - - 30'*^ June - 1802. 

Michael Burke, Esquire (in the room of William Peneialher, Esquire) - 20'*' September 1 804. 

Joshua Kemmis, Esquire - (in the room of Francis Trench, Esquire) - 13"* November 1310. 

Lord Viscount Delviu - (in the room of the Hon’'^' Hans Blackwood) - 6"* March - 1812. 

By Order of The Board, 

Francis Tmiclt, Sec^. 



ll'*> August - 1800. 
12'** August - 1800. 
12'** August - 1300. 
12'** August - JSOO. 
loih i\.i;,ruary 1801. 
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Of the Manner in which so much of the Sum of 
>C- 500,000. 

Granted by the Irish Parliament to the Directors 



